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Message Text 


LIMITED OFFICIAL USE LENINGRAD 00773 

DEPT FOR A/SY/FO, A/SY/OPS/T, NSU 

MOSCOW FOR RSO 

FRANKFURT FOR RTC, RSS 

E.O. 11652: N/A 
TAGS: ASEC 

SUB J : LENINGRAD ATTIC PLUMBING PROJECT 
REF: SURVEY BY PSO, 1/19/77 

1 . MATERIAL REQUESTED BY POST HAS BEEN RECEIVED WITH 
EXCEPTION OF RIGID 535 PIPE THREADING MACHINE. 

2. POST UNDERSTANDS THAT AMEMBASSY MOSCOW HAS ORDERED 
A PIPE THREADING MACHINE AND THAT IT MAY BE AVAILABLE 
FOR USE IN LENINGRAD. 

3. SEABEE TEAM WILL BE REQUIRED TO SUPPLY PIPE THREADING 
TOOLS FOR PIPE UP TO ONE AND ONE HALF INCH ( 1 1/2) SIZE, 

IF MOSCOW PIPE THREADER IS NOT REPEAT NOT AVAILABLE FOR 
TEAM USE. 

LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 LENING 00773 13121 1Z 

4. REQUEST SCHEDULING OF SEABEE TEAM TO INSTALL PIPE 
FOLLOWING HEATING SYSTEM SHUTDOWN, NOT BEFORE 1 JUNE. 
PROJECT SHOULD BE COMPLETED BY 1 SEPTEMBER TO PERMIT 
RESTORATION OF HEAT TO CONGEN BUILDING. 

5. ESTIMATED REQUIREMENTS ARE TWO PLUMBERS FOR 60 DAYS 
WITH THE FOLLOWING BREAKDOWN: 10 MANDAYS (REMOVAL OF 
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OLD PIPE); 40 MANDAYS (INSTALL NEW SYSTEM); AND 10 
MANDAYS (INSULATE NEW SYSTEM). BUCHANAN 
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